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1. WESTINGHOUSE VICE PRESIDENT HARRY JONES VISITED SANTO DOMINGO 
DECEMBER 6 AND 7 FOR ON-SITE INSPECTION AND DISCUSSION WITH CDE 
DIRECTOR GENERAL JULIO SAURI RE DELAYS IN INSTALLING TWO 30MW GAS 
TURBINE GENERATORS. JONES AND STAFP CONCLUDED, AND SO INFORMED 
SAURI, THAT "WITH LUCK" BOTH UNITS SHOULD BE IN OPERATION BEPORE 
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THE END OF DECEMBER. 
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2. I AM GRATEFUL FOR YOUR EFFORTS IN PRESSING WESTINGHOUSE TO ACT 
QUICKLY AND RESPONSIBLY TO FULFILL ITS COMMITMENTS. FOLLOWING 
ITS INITIAL PROBLEMS, WESTINGHOUSE APPARENTLY DID DO EVERYTHING 
IT COULD TO SHORTEN INSTALLATION TIMES FOR THE GENERATORS. THE 
JONES VISIT WAS PARTICULARLY USEFUL IN HELPING TO RESTORE 
CONFIDENCE IN THE RELIABILITY OF AMERICAN SUPPLIERS, AN ESPECIALLY 
IMPORTANT CONSIDERATION IN VIEW OF THE CONTINUING SUBSTANTIAL 
EXPORT OPPORTUNITY FOR ELECTRICAL GENERATING EQUIPMENT IN THE 
DOMINICAN REPUBLIC. 

HURWITCH 
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